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UNCLASSIFIED 

PAGE 01 LENING 00856 220745Z 

ACTION FBOE-OO 


Message Text 


INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 STE-01 /020 W 

080345 220750Z/17 

P 220739Z MAR 78 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC PRIORITY 4140 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 


UNCLAS LENINGRAD 00856 


DEPT FOR A/SY/OPS/T, A/SY/OPS/FO, A/FBO, A/SY/NSU 
MOSCOW FOR RSO 
FRANKFURT FOR RTC/RSS 


E.O. 11652: N/A 

TAGS: ASEC, ABLD. AFSP 

SUB J : HONEYWELL FIRE ALARM INSTALLATION 


REF: A. STATE 068050, B. LENINGRAD 00717, C. LENINGRAD 
00499, D. 77 LENINGRAD 1 166, E. 9/7/77 VISIT OF FBO 
ENGINEER MORRISON TO LENINGRAD 


1 . POST REQUESTS SEABEE ASSISTANCE AT EARLIEST POSSIBLE 
DATE FOR FIRE ALARM INSTALLATION. ADVISE WHEN AVAILABLE, 
(LENINGRAD 499, PARA 7 AND 77 LENINGRAD 1 166, PARA 1). 

2. PSO UNDERSTANDS FROM CONVERSATIONS WITH FBO MORRISON 
(9/7/77) THAT A/SY/NSU HAS SEABEE ELECTRICIANS TRAINED 

BY HONEYWELL TO INSTALL FIRE ALARM SYSTEMS. 


3. REFTELS REQUESTED COORDINATION BETWEEN NSU AND FBO, 
SCHEDULING ARRIVAL OF SEABEE TEAM TO CORRESPOND WITH 
ARRIVAL OF MATERIAL FROM FBO. (LENINGRAD 499 AND 
77 LENINGRAD 1166). 
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4. ALL MATERIAL LISTED ON HONEYWELL BILL OF MATERIAL HAS 
BEEN RECEIVED BY POST. PRESENTLY AWAITING SHIPMENT OF 
OTHER MATERIAL REQUESTED TO SPEED INSTALLATION (REF C, 
PARA 3), ANCHOR, IDENTIFY AND PROTECT WIRING. 

5. ADVISE OF SHIPMENT DATE, METHOD, EXPECTED DATE OF 
ARRIVAL, AND REGISTRY NUMBERS FOR MATERIAL REQUESTED IN 
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PARA 3, REF C. BUCHANAN 
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